AMENDMENT  OF  SQLICITATION/MODIFICATIQN  OF  CONTRACT 


1 CONTRACT  10  CODE 


PAGE  OF  PACES 

1 I 


2,  AMENDMENT/MODIFICATION  NO 


3.  EFFECTIVE  DATE 

See  Block  16C 


4 REQUISrriOWPURCHASE  REQ.  NO. 


(5  PROJECT  NO..  (II  applicabk 


6 ISSUED  BY 


CODE 


R9 


7 ADMINISTERED  BY  ut  other  than  Item  Bl 


CODE 


Region  9 

US.  Environmental  Protection  Agency 
75  Hawthorne  Street 
San  Francisco  CA  9410.5 


8.  NAME  AND  ADDRESS  OF  CONTRACTOR  (No.,  strmt,  ea mt^aeioo^pP  Com 

ENVIRONMENTAL  QUALITY  MANAGEMENT,  INC. 
1800  CARILLON  BOULEVARD 
CINCINNATI  OH  45240.2788 


in 


9A  AMENDMENT  OF  SOLICITATION  NO. 


C0DE  622824886 


FACILITY  COPB/'V 

11.  THIS  ITEM  ONLY  A P PLI ESTOA M EN  DME  N TS^W  SO UCTf A tlONS 


9B.  DATED  (SEE  ITEM  11) 


10 A.  MODIFICATION  Of  CONTRACT/ORDER  NO. 

IEP-S9-12-01  ' 

9019 


10B.  DATED  (SEE  ITEM  13) 

Q9/Q5/2Q12 . 


iy  The  above  numbered  soiieftaticn  Is  amended  as  sal  fprtB  in  Hafli  14  Thehpurahd  datespacifiod  forreceiptcf  Offers  [jia  extended.  F]  ig  no!  extended. 

Offers  ,-nu.si  ac-nowieOQe  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  in  thesolicitation  or  as  amended,  by  one  of  ths  folic.vtng  rnoihcds  [&}  By  completing 
Kama  S .and  1.5,  amlmfemips.  - .-copies .of  the  amandmsnt;  0y  asawloiAdesteWiS:  rw?®*Pt: fJf tNs  :arne*1F*Ti®rtt  on  each. copy. of  the  otter:  mbmitted; of .(c)  By 

separate  instate*  • reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGEMENT  TO-BE  RECEIVED  AT 

I'*  m R -hi  RE  'EI=T  OF  OFFERS  PRIORTOTHE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER  If  by 

viftpa  .of  tttbt. amenM** jiqu  itte*ite-j9:chsrig«  Sh.  pftw  .affqsitfy  ISpfimjttiiW,'  tucfr 6h#tgq.Biajf.;&e  made  by.  telegram  !y-tetter,;|«aYideo.'Mchteleff-^.or.lsiter.ma.k6s.re<«*ce. 
to  the  solicitation  and  this  amendment,  and  is  received  prior  to  the  opening  hour  and  date  specified 


12  ACCOUNTING  AND  APPROPRIATION  DATA  (If  required) 

Se.e,'5'Che4ul.@-.  - 


13,  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS.  IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE 


A.  THIS  CHANGE  ORDER  IS  ISSUED  PURSUANT  TO:  (Specify  authority)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN  THE  CONTRACT 
ORDER  NO.  IN  ITEM  10A. 


B.  THE  ABOVE  NUMBERED  CONTRACT/OROER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  (such  as  changes  in  paying  office, 
appropriation  date,  etc.)  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 


C THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORITY  OF 


Modify  SOW  for  -Stolid  King.  IMlnf-.  1>:1  32.243’*-3  fUtanrjes 


T ime-and-Materia 1 s or  tabor-Hours 


E.  IMPORTANT:  Contractor 


□ is  noi.  S3  is  required  to  sign  (his  document  and  Mum 


copies  to  the  issuing  office. 


14.  (Organ.-ej  w»8*b  teas®**) 

DONS  Number:  622824886 

CERC1A  E.R  TO  - Gold  King  Mine  R3  ER  site 

TOCOR.s  Barbara  Lee 

Payment; 

RTF  .Finance  Center 
US  Environmental  Protection  Agency 
RTP- Finance  Center  (AA2 16-01) 

109  TK  Alexander  Drive 

www2 . epa . gov/f inancial/contracts 

Durham.  SC  27711 

Period  of  Performance:  09/05/2012  to  04/16/2016 

Continued  . . . 

Except  as  provided  herein,  ail  terms  and  conditions  of  the  document  referenced  in  item  9A  or  jflA,  as  heretofore  changed,  remains  unchanged  and  in  full  force  and  affect 


15A  NAME  AND  TITLE  OF  SIGNER  (Type  or  print) 

Jack  S.  Greber,  Sr.  Vice  President 


g ' I l 

15C  DATE  SIGNED  - 

IBB  UNITER  S.JAIES  OF  AMERICA 

i m 

8/17/2015 

£ 1 | 

{Stgnotum  of  Contracting  Qtftesfl 

■ 

SIGNED 

7 / 


5/  ; 


STANDARD  FORM  30 1 KS/,.  1-043} 
Prescribed  by  <SSA 
FAR  {48  €FR}  53.243 


2410016 


ED  000552C  00002065-00001 


CONTINUATION  SHEET 


REFERENCE  NO.  OF  DOCUMENT  BEING  CONTINUED 

EP-S 9-12-0 1/901 9/02 4 


NAME  OF  OFFEROR  OR  CONTRACTOR 

ENVIRONMENTAL  QUALITY  MANAGEMENT,  INC. 


ITEM  NO.  SUPPLIES/SERVICES 

(A)  (B) 


The  purpose  of  this  modification  is  to  make  the 
following  changes  for  the  Gold  King  Mine  R9  ER 
site  : 

1 . Overtime  is  hereby  authorized  for  the  Gold 
King  Mine  R9  ER  site  established  in  Modification 
022  of  this  task  order. 

2 . The  SOW  is  modified  to  include  following  tasks : 

- Conduct  removal  of  contaminated  soil  from 
agricultural  ditches,  beaches,  river  sediment  as 
needed. 

- Provide  logistics  support  to  incident  (i.e.. 
Rent  meeting  space  for  public  meetings,  provide 
additional  space  for  the  ICP  as  needed. 

3.  The  "Not  to  Exceed  Funding  Limit  for  Work"  is 
hereby  increased  by  $425,000.00,  from  $75,000.00 
to  $500,000.00. 

4.  The  total  amount  of  the  task  order  remains  the 
same . 

5.  All  other  requirements  of  the  SOW,  and  terms 
and  conditions  remain  the  same. 


QUANTITY 

(C) 


NSN  7540-01-152-8067 


OPTIONAL  FORM  336  (4-86) 
Sponsored  fay  GSA 
FAR  (48CFR)  53.110 
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